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ORIGIN OC-06 

INFO OCT-01 EUR-06 10-03 ADP-00 CCO-OO ACDA-08 OCL-OO /024 R 

DRAFTED BY OC/S:RRAPIER:SMK 
7/27/73 22013 

APPROVED BY A/OC:WNAEHER 
OC/PE:CGSHAW 
A/OC-EUR:RCRAIN 
ACDA:HACKETT 

092242 

R 301850Z JUL 73 
FM SECSTATE WASHDC 
TO AMEMBASSY BONN 
INFO AMCONSUL FRANKFURT 
USMISSION GENEVA 
AMEMBASSY LONDON 

CONFIDENTIAL STATE 149261 

EO 11652: XGDS 
TAGS: ACOM 

SUBJ: COMM CENTER BOTANIC BUILDING (SALT) 

BONN FOR RCO ;FRANKFURT FOR RSS/RTA; LONDON FOR ATO; 

GENEVA FOR SALT 

1. TO KEEP RCO INFORMED CURRENT PLANNING, FOLLOWING 
REPRESENTS OC SCHEDULE FOR SALT SECURE VOICE INSTALLATION. 

2. DURING SURVEY SECURE VOICE EQUIPMENT SPECIFICALLY 
DESIGNATED ROOM 4. HOWEVER AS REQUIREMENTS NOT FINAL, 
SURVEY DID NOT REFLECT PLANNED SECURE VOICE INSTALLATION. 
VAULT TYPE WALT. ON WINDOW AREA WAS DELETED AND STEEL BAR 
GRILL SUBSTITUTED IN ROOM 4 MAKING INSTALLATION DIFFICULT. 
SINCE EXTRA SPACE ADDED TO COMM CENTER, SECURE VOICE 
TERMINAL EQUIPMENT WILL BE INSTALLED ROOM 3. NECESSARY 
POWER FOR TERMINAL WILL BE INSTALLED DURING EQUIPMENT 
INSTALLATION. 
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3. KEEPING WITH ACDA DESIRES REDUCE CONSTRUCTION COSTS, 
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AREA WILL HAVE VIEWING FROM SERVICE WINDOW SCREENED BY 
CURTAIN. NO LOCAL PERSONNEL WILL BE ALLOWED IN COMMUNICA- 
TIONS CENTER ONCE EQUIPMENT INSTALLED. 

4. TOTAL SECURE VOICE TERMINAL AIR CONDITIONING HEAT LOAD 
REQUIREMENTS NOT FINALIZED DUE POSSIBLE EQUIPMENT CHANGES 
ETC. UPON COMPLETION ENGINEERING PACKAGE AND IF ADDITION- 
AL COOLING CONSIDERED NECESSARY, FAN COIL UNITS USED 
HELSINKI INSTALLATION, PRESENTLY STORED SALT WAREHOUSE, 
WILL BE INSTALLED AND CONNECTED TO SHIELDED ENCLOSURE 
AIR CONDITIONING SYSTEM. 

5. DUE SCHEDULED EQUIPMENT CHANGES, NEED IMPROVE 
INSTALLATION AND POSSIBLE TEMPEST PROBLEMS, DETAILED 
SECURE VOICE ENGINEERING INSTALLATION PACKAGE BEING 
DEVELOPED. ROGERS 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: ACOM 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 JUL 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: worrelsw 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973STATE149261 

Document Source: CORE 

Document Unique ID: 00 

Drafter: RRAPIER:SMK 

Enclosure: n/a 

Executive Order: RR 

Errors: N/A 

Film Number: n/a 

From: SECSTATE WASHDC 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1973073/aaaaabyq.tel 

Line Count: 77 
Locator: TEXT ON-LINE 
Office: ORIGIN OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: worrelsw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 02 AUG 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <02-Aug-2001 by shawdg>; APPROVED <15-Aug-2001 by worrelsw> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: COMM CENTER BOTANIC BUILDING (SALT) BONN FOR RCO;FRANKFURT FOR RSS/RTA; LONDON FOR ATO; GENEVA FOR SALT 
TAGS: n/a 

To: BONN FRANKFURT GENEVA LONDON 
Type: TE 
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